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involving a net increase of Three Hundred Fifty and 25/100 Dollars 








IBILL NO. S-87-09-Y) 
SPECIAL ORDINANCE NO. Pee ie: / 


AN ORDINANCE approving Change Order 
No. 1, Contract 86-08, Indian Hills 
Water Main Replacement, with Tomco, 
Inc., in connection with the Board 
of Public Works and Safety of the 
City of Fort Wayne, Indiana. 





NOW, THEREFORE BE IT ORDAINED BY THE COMMON COUNCIL 
OF THE CITY OF FORT WAYNE, INDIANA: 


SECTION 1. That Change Order No. 1, Contract 86-08, 





Indian Hills Water Main Replacement, with Tomco, Inc., in penne uo 


with the Board of Public Works and Safety, for: 


this Change Order is necessary 
to equate amounts for work actually 
performed; 


($350.25), all as more particularly set forth in the specifications 
and which is on file with the Office of the Board of Public Works 
and Safety and is by reference incorporated herein, made a part 
hereof, and is hereby in all things ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 
and effect from and after its passage and any and all necessary 
approval by the Mayor. 
ed 
Councilmember 


APPROVED AS TO FORM 
AND LEGALITY 





E —— S seri AAA 
Bruce O. Boxberger, t 



















Second. tam 





Ee Yer Sa to) eae COmnee Gee * Pisa zhe Ci: 
Plos Commission cos FCccrmsndation) and ma: 11C ZEROS 
due legal notice, at tha Council ee s i ing, Fort Wayr 
Indiana, on ,-the . day of 





Mog En 
E 












SANDRA E. XENNEDY, CITY CLERK 


Read the tita- a laa full and on motion by A LLL) z 


seconded by and duly adopte placed on its 























passage. PASSED (LOST) by the tollowing vote: 

Ayvos a NAYS ABSTAINED ABSENT TO-NIT: 

NATS ASS -AINED ET 

TOTAL VOTES ge E 
¿2i i3L VOTES UAN A a R 
BRADBURY a 

eee SIN oe E SES as ESA 
BURNS ES 

LAET BEE AS ei ne ieee, Scie EA 
EISBAR? fee 
GiaQUINTA! 
HENRY ge start 

Se Loge aes 2 oes e rN emi Ae See eee 
REDD ae 

ee ae es ee EE E eet ge E Ee 
SCHMID? CS i : 
a Bae Re a ere ee ee eee 
STIER A ; 

ees eal fee ptr ce ON —_ — 
TALARICO fons 





> 
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SANDRA E. KENNEDY, CITY CLERK 


Passed and adopted by the Common Council of the City of Forte 


Wayne, Indiana, as (ANNEXATION) —_(approprrarron) (GENERA ) 


(SPECIAL) (ZONING MAP) ORDINANCE (RESOŁUTION) NO. 


on the EREM day of Oe Ze cs ee i 
ATTEST: ae 
ie £ (ee : Ge 


SANDRA Be KENNEDY, .GLTY CLERK 














PRESIDING OFFICER 


Presented by me to the PA Hes of .the City of Fort Wayne, Indiana, 


on the Lt AC fay of Cots) i » 19 oe 


-M.,E.S.T. 














en Bs oe 


Approved and signed by me oe Pang of ete ; 
Ls SEE a a a re, Se 


19 9 . at the hour of M o? rze = Me, Bes Ts 


WIN Pcie JR., MAYOR 





CHANGE ORDER Contract No. 86-08 


Change Order No. One (Final) ad, Resolution No. 
Project No. ni Board Order No. 235-86 
Name of Project Indian Hills Water Main Replacement Date September eR 1087 EA, 1987 
To: Tomco Inc. 

(Contractor) 


Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans 
and specifications: 







Rel Sr aes Description of Change ee Change in Contract Price 
No. j quantity | Description ___Ttinit Price |_Decrease [ Increase | 


fea eee 


os 2a5 din: | AM xia eoncrete Mat PORN fe Saag og ef 05.00 











Total Decrease 


Total Increase 


Net RRe¢#HHEES} (Increase) Contract Price 

The sum of $ 350-25 is hereby (added to) XHEK XƏM PEON) the total contract price 
and the final contract price shall be adjusted as follows: 

Original Contract Price $ 51,587.50 

Current Contract Price Adjusted by Previous Change Order $ 51,587.50 

New Contract Price Including This Change Order $ 51793779 
The time provided for completion in the contract for this project is (unchanged) (increased) 
(decreased) by 0 calendar days due to this Change Order. The date for completion 
of all work shall be same . Furthermore, this document shall become an 


amendment to the contrgct Lape ions of the contract shall apply hereto. 


Recommended by Le a Te_/_~(Chief Water Engineer) Date È o J Z 
Accepted by: A ol ese | Contractor) Date G-S- 27 


Approved by: y KES (City Engineer} Date q - Ji- ) 
ApprovStby:__ År ey 7a of Works) Date 9 A $ J 
odu KS ND Member Bd. of Works) Date G ~/ A ar 7 


(Member Bd. of Works 


NA : O 5 
Attested by: œ 2 Z ANY, ) Vlog A VARA, Clerk) Date 7~1L-F 


s 2 Vildlye VLGeL NO... Une (Final) 


a Resolution No. 


Board Order No. 235-86 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: To equate amounts for work actually performed. 


Will proposed change alter size of the project? Yes No X 


If yes, explain 


Affect on operation and maintenance cost of this project: 


None. 





Gary Reinke Engineer 


: Admn. Anpr. _ 


T Change Order #1 (Final) Contract 86-08, Indian’ Hills Water 
TITLESOF ORDINANCE AET : n & 


DEPARTMENT REQUESTING ORDINANCE Oard of Public Works & Safety 





SYNOPSIS OF ORDINANCE Change Order #1 (final) for Contract 86-08, Indian 





Hills Water Main Replacement, is necessary to equate amounts for 
work actually performed. Tomo: Inc., 18s thè Contractor 


A F ieee SO 





EFFECI OF PASSAGE: =o fara di tate completion of project C -o See 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $350.25 


ASSTGNED TO COMMITTEE 


BILL NO. S-87-09-40 


REPORT OF THE COMMITTEE ON CITY UTILITIES 


WE, YOUR COMMITTEE ON CITY UTILITIES TO WHOM WAS 
peice Ae ieira nena es ND - Og 


REFERRED AN (ORDINANCE) (RESORUEKGN). approving Change Order- 


No. 1, Contract 86-08, Indian Hills Water Main Replacement, with 


Tomco, Inc., in connection with the Board of Public Works and 


Safety of the City.of Fort Wayne, Indiana 


A- >- 


HAVE HAD SAID (ORDINANCE). (RESORUEKGH ) UNDER CONSIDERATION AND BEG 





LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


: (RESQKENTIONYX 





YES: NO 


gee oS eR CHARLES B. REDD 

3 Ss 

F i eo CHAIRMAN I iS Sa E a a ct 
Ce : PAUL M. BURNS 
JES VICE CHAIRMAN e a a iat 


THOMAS C. HENRY 
S E R A RY 


E A 
VO iby BEN A. EISBART Pa ae ae 


ff p F aes re 
Marcel Ll2, ne -a AMUEL J. TALARICO 


CONCURRED If (~@ -/3-//7- SANDRA E. KENNEDY 
3 CITY CLERK 


Ce 
` 


